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MEMORANDUM FOR: 


SUBJECT: 

REFERENCE: 


Snecial Assistant tor Liaison, OSA 

chief , Programs Staff, OSA 

Deputy for Technology, OSA 

Chief, Support Davis ion, OSA 

Chief, Communications Division, OSA . 

Chief, Intelligence Division, OSA 
Chief, Materiel Division, OSA 
Chief, Operations Division, OSA 

OXCART Operational Readiness Dates 

Memorandum for the Record; dated 11 June 1963; 
Subject: OXCART Programming Dates (OXC 5101) 


Referenced memorandum is superseded by this memorandum. 


Following are revised OXCART programming dates: 


a . 

Design 

Operational Capability 

1 

January 1964 

b . 

Kadena 


Operational 




Reading 

3 s s Date 


1 

December 1963 

c . 


Joerational Readiness 




Date — 



1 

October 1963 

d. 

Eielso: 

n Operational 

Readiness 




Date 



1 

September 1963 

e. 

Training Flights Outside ZI 

1 

September 1963 


25X1 


Deputy for Field Activities, USA 


cc: AD/OSA 

DAD/ OSA 


o J 
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OXC/OD/OSA,) 

■D i s t r ibu t ion : 


(2 


#1 - SAL/ OS A 

#2 - C/ PS /OS A 

#3 - D/TECH/OSA 

#4 - C/SD/OSA 

#5 - C/COMMO/OSA 

#6 - C/ID/OSA 

#7 - C/MD/OSA 

#8 - C/OD/OSA 

#9 - AD/OS A 

#10- DAD/OSA 

#11- D/FA/OSA 

#12- OXC/OD/OSA 

#13- OXC/OD/OSA (Chrono) 

#14- RB/OSA 


July 63/ 
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